
Attachment A 

cm 


Environmental Restoration LLC 


Cost Estimate 



1 


ite Name: 


Date: March 1 1 2015 

Contract #: EP-S8-13-02 

Site ID#: 

Job #: 



Des cription 
RM II 

PAS (offsite) 
SCA Operators 
SCA Laborers 
Foreman 


Quantity Hours 


STRAIGHT TIME 
ate Amount 


OVERTIME 

Rate Amount Total Amoun 


CBI/Ex. 4 


Equipment 

No. 


Quantity Duration 


Description 

4x4 Pick-up Truck 


Unit Cost / 
Unit 

CBI/Ex. 4 


A" Total $ 114,466.00 

Cost / Subtotal jTotal Amount 

Unit Costs 


ther Direct Costs 


"B" Total $ 3.837.96 





Quantity 

Duration 

Underground Contractor 

1.00 

LS 

Fuel 

3,000.00 

gallons 

Miscellaneous Supplies and Services (NaOH, pipe, fabric, 

linet, Oinks 

, bagstStc) 

Lodging 

245.00 

ea 

Per diem 

245.00 

ea 

4" Diesel Pump 

1.50 

mo 

Trash service, toilets 

1.50 

mo 

Excavator 50Klb 

1.00 

mo 

Front End Loader 

1.00 

mo 


CBI/Ex 




1801342 


ED 000552B 00057048-00001 






